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April 2h, 1956 


Tot Gs Ke 


Appendant herewith is a tabular "progress" report of the 
status of the equipment under Amendment , Contract FQ-1806. We hope 
that you will appreciate that the estimated completion dates given, 
particularly those for Minicard equipment, are somewhat approximate 
in that these dates allow only a short time for evaluation and testing 
after assembly. Of course, we hope that everything will fall into 
place, but with such completely new equipment we cannot be sure. 


You asked about specifications for the Step-and-Repeat 
Printer, and we understand that these were forwarded to you about ten 
days ago. 


The fifth 70mm processor does need some modification because 
it was a prototype model. However, we believe that as far as external 
configuration and performance are concerned, it will be or can be made 
identical to the other four, The fifth printer has not been ordered yet. 
It naturally would be identical to the other four if you wanted it. As 
you know, we feel that both of these machines have cost us considerably 
more than we are charging you. However, should you want the fifth 
processor and the fifth printer it is our feeling now that we will offer 
them to you at the same price as the others, 


Another point that you asked me to investigate was our use 
of the tape copy of the time signals. At the present time no one seems 
to know why we should receive this. 


We now have prices on all spare parts for the 7Omm machines 
and will submit a report on these in a separate letter. 


Be T Ge 
Enclosures 


e/c JeleBe 
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The Centreeter shall, fron bimeeto=time, mibalt ta the Centescting 
O fieew teenmical status reserte inglcating procresp ‘being nade in 
delivery of the items ant forth in iehemles 1 and 2. ich renorts 
atail follew the standard ferset ured uy the Contractor 4n renertins 
anier GURLr Ceverament centracte for preahremrint af sintlor items, i 


Hote: Leta) we the proclaions a the eentreet clauses set farth in 
this Letter: ontreet er incorseratad tieerein in referents, the — 
Contracter shail not reveal (7) the epeeetfic nature or details of 

the verk boing performed hereunder or (44) any inforwaticn whatso- 
ower ¥LUh re@nect te the Lenartment of the devernson' epmisecine this. 
contreet and the work ticreunder exeeot ag the: Contracter is dhreeted 
or bere ited te rewasl such toveemation by the Contracting Oc Mesr ar 
Be Bh@ culy acthertaed rerresentative for seourlty mebtera, and note 
we Ghetencding amy clange or seetion of thie sentract te the contrary 
The omtracter shall aes interpret any cLaese or seetien of hie . 
contract as retaiirine or permitting divnlgenee of sack infortiation 

‘Oo any person, oublie or private, er to any e: fteer or derertaent 

ee the Severmaent withert the exerese consent of the Contracting 

Oo Leer ar his daly authorieed reoresrentative fer neoart ty Be i.ters, 
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